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.  This  Supplement  to  the  1976  Fiscal  Year  Capital  Budget 
contains  the  preliminary  plans  and  outline  specifications 
for  major  construction  projects  included  therein.   The 
preliminary  plans  for  the  following  projects  were  not 
completed  at  the  time  this  Supplement  was  printed: 

Division  of  Correction  Headquarters: 

Baltimore  City  Community  Correctional  Center  #2 
Conversion  of  Headquarters,  Division  of 
Correction  to  a  Work  Release  Center 

.  The  projects  listed  below  are  to  be  constructed  in  general 
conformance  with  existing  plans  and  are  not  included  herein: 

House  of  Correction: 

Final  phase  to  relocate  utilities  and  place 
transmission  lines  underground 
Maryland  Correctional  Camps: 

Receiving,  Storage  and  Distribution  Building  -  Jessup 

All-Purpose  Building  -  Central  Laundry 

.  The  purpose  of  this  Supplement  is  to  assist  in  visualizing 
the  projects  and  their  functions.   It  should  be  studied  with 
the  Capital  Budget  Report.  This  document  is  designed  to 
meet  the  requirement  of  Chapter  121  of  the  Acts  of  19^6  which 
calls  for  the  submittal  of  preliminary  plans  and  outline 
specifications  for  major  permanent  construction  projects  at  the 
time  the  construction  funds  are  requested  and  Chapter  76?  of 
the  Acts  of  1971  covering  submittal  of  required  programs  and 
changes  in  projects  after  preliminary  plans  are  completed. 

.  The  estimated  building  costs  given  in  the  Supplement  include 
all  fees  involved.      ^/l    i    / 
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MILITARY  DEPARTMENT 

ARMORY 

Hagerstown,  Maryland 

PROJECT  DESCRIPTION 

The  armory  will  be  approximately  18,200  gross  square  feet. 

In  addition  to  the  drill  hall,  the  armory  will  have  classrooms, 

library,  administrative  offices,  and  a  firing  range. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  cavity  with  slag  block  backup. 

Structure Masonry  bearing  wall  -  steel  joist. 

Roof  Built-up  composition. 

Interior  Slag  block  painted. 

Floors  Concrete  -  wood  and  vinyl  asbestos. 

Electric  Standard  for  type  of  building. 

Heating Standard  for  type  of  building. 

Plumbing Standard  for  type  of  building. 

Air  conditioning Standard  for  type  of  building. 


ESTIMATED  PROJECT  COST 


Construction  $338,000 

Utilities ^3,000 

Site   improvements Ili9i000 

Total $5U0,000 
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DEPARTMENT  OF  NATURAL  RESOURCES 


DAY-USE  AREA 

Dan's  Mountain  State  Park 
Allegany  County 

PROJECT  DESCRIPTION 

This  project  will  consist  of  a  swimming  pool  of  8,092  square  feet 
and  supporting  day -use  facilities  for  Dan's  Mountain  State  Park. 
The  facilities  include  a  bathhouse  of  2,69U  square  feet,  a  play- 
field,  access  roads  and  parking  for  200+  cars.  This  project  will 
provide  a  facility  to  service  the  present  demand  for  a  pool  and 
playfield  in  the  area. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Concrete  and  masonry. 

Structure Reinforced  concrete. 

Roof Asphalt  shingle  with  wood  and  glass 

panels  for  bathhouse  only. 

Floors  Concrete. 

Electric Standard  as  for  type  of  buildings . 

Heating Standard  as  for  type  of  buildings  with 

solar  water  \ 
showers  only 


solar  water  heating  unit  for  bathhouse 


Plumbing Standard  as  for  type  of  buildings  with 

tank  storage  for  bathhouse  only. 

ESTIMATED  PROJECT  COST 

Construction  $333,000 

Utilities 25,000 

Site  Improvements 311,000 

Total $669,000 
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DEPARTMENT  OF  NATURAL  RESOURCES 


DAY-USE  AREA 

Patapsco  State  Park 
Howard-Baltimore  Counties 

PROJECT  DESCRIPTION 

This  project  will  complete  the  Hollofield  group  picnic  area  of 
Patapsco  State  Park.   The  facilities  include  a  contact  station, 
comfort  stations  and  picnic  shelters.  This  project  will  expand 
the  day-use  facilities  for  public  use  in  the  densely  populated 
Baltimore  Metropolitan  area. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Wood  and  stone. 

Structure Frame. 

Roof  Asphalt  shingle. 

Floors  Concrete. 

Electric Standard  as  for  type  of  building. 

Heating Standard  as  for  type  of  building. 

Plumbing Standard  as  for  tjrpe  of  building. 


ESTIMATED  PROJECT  COST 

Construction  $1,109,000 
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DEPARTMENT  OF  NATURAL  RESOURCES 


FAMILY  CAMPING  AREA 

Rocky  Gap  State  Park,  Allegany  County 

PROJECT  DESCRIPTION 

This  project  will  complete  the  family  camping  area  at  Rocky  Gap 
State  Park.   Included  in  this  project  is  a  registration  and  control 
building,  with  a  campers  store  and  comfort  stations,  shower  buildings 
and  a  campers  beach  area.  This  facility  has  I|.55  campsites  and  a 
projected  annual  attendance  of  almost  2U,000  people. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls Wood  siding,  masonry  block. 

Structure Frame,  masonry  bearing. 

Roof Asphalt  shingle  and  wood. 

Floors  Concrete. 

Electric Standard  as  for  type  of  building. 

Heating Standard  as  for  type  of  building. 

Plumbing Standard  as  for  type  of  building. 


ESTIMATED  PROJECT  COST 

Construction  $1,551,000 

Site  improvements 16 ,  000 

'   Total $1,677,000 
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DEPARTMENT  OF  NATURAL  RESOURCES 


DAY -USE  PICNIC  AREA 

Seneca  State  Park 
Montgomery  County 

PROJECT  DESCRIPTION 

This  project  is  to  construct  a  day -use  picnic  area  at  Seneca  State 
Park  in  Montgomery  County.   The  project  includes  construction  of 
primary  and  secondary  roads,  parking,  visitors  center,  boat  center, 
and  group  picnic  shelters.  This  project  completes  the  first  phase 
of  development  of  the  park  and  allows  for  its  opening  for  family 
and  group  picnicking  and  fishing. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Wood  siding,  stucco,  glass  and  masonry. 

Structure Concrete  masonry  unit. 

Roof Wood  shake  shingle  and  flat  built-up 

gravel . 

Floors  Concrete. 

Electric Standard  as  for  type  of  buildings . 

Heating Standard  as  for  type  of  buildings . 

Plumbing Standard  as  for  type  of  buildings. 

ESTIMATED  PROJECT  COST 

Construction  $1,8UU,000 
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MENTAL  HYGIENE  ADMINISTRATION 


REGIONAL  INSTITUTE  FOR  CHILDREN  AND  ADOLESCENTS 
Rockvillej  Maryland 

PROJECT  DESCRIPTION 

This  new  institution  will  consist  of  3  dormitory  buildings,  a  maintenance 
building  and  an  activities  building  which  has  space  for  administrative, 
therapeutic  and  educational  support.  The  area  for  all  buildings  is  about 
126,500  gross  square  feet.  The  institute  is  designed  to  provide  the  total 
management  of  80  residential  and  120  day  care  emotionally  disturbed  children 
and  adolescents . 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS  ' 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  with  exposed  block  backup. 

Structure Steel  frame. 

Roof  Built-up  on  gypsum  decks . 

Interior  Diywall  partitions  on  metal  studs. 

Suspended  acoustic  ceilings. 

Floors  Vinyl  asbestos  tile,  ceramic  tile  and  carpet. 

Electric  Standard. 

Heating Electric  heat  pump  with  air  ducts. 

Plumbing  Standard. 

Air  conditioning  Standard. 

Miscellaneous School  and  Administration  spaces  fully  sprinklered. 


ESTIMATED  PROJECT  COST 

Construction  .  $6,210,000 

Utilities U90,000 

Site  improvements 7U0,000 

Total $7,iiU0,000 
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REGIONAL       CENTER         FOR 
CHILDREN    a   ADOLESCENTS 


MONTGOMERY      COUNTY     ,         MARYLAND 
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MENTAL  HYGIENE  AMINISTRATION 


EDUCATIONAL  AND  COMMUNITY  ACTIVITIES  BUILDING 

Regional  Institute  for  Children  and  Adolescents  -  Baltimore 

PROJECT  DESCRIPTION 

This  new  building  will  provide  about  5U,000  gross  square  feet  for 
additional  classrooms,  therapy  and  support  spaces  for  1^0  day  care 
patients  and  the  80  residents. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  and  block  masonry. 

Structure Steel  frame. 

Roof Built-up  on  gypsum  decks  and  shingle  on 

Nailable  decks . 

Interior  Drywall  partitions  on  metal  studs  and  masonry 

partitions.   Suspended  acoustic  ceilings. 

Floors  Concrete,  vinyl  asbestos  and  carpet. 

Electric  Standard. 

Heating Hot  water  system  with  air  ducts. 

Plumbing  Standard. 

Air  conditioning  Standard. 

Miscellaneous P\illy  sprinklered. 


ESTIMATED  PROJECT  COST 

Construction  $3,285,000 

Utilities 102,000 

Site  improvements UlOjOOO 

Total $3,797,000 
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MENTAL  RETARDATION  ADMINISTRATION 


WESTERN  MARYLAND  MENTAL  RETARDATION  CENTER  II 
Cumberland,  Maryland 

PROJECT  DESCRIPTION 

This  center,  to  be  located  on  the  grounds  of  the  Thomas  B.  Finan  Center, 
will  consist  of  2  dormitory  buildings  and  a  combination  activities  and 
administration  building.  The  gross  area  of  all  buildings  is  about  30,500 
square  feet.  General  support  services  will  be  provided  by  the  Finan 
Center. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  with  block  backup. 

Structure Steel  frame. 

Roof Built-up  on  gypsum  decks  and  shingle  on 

nailable  decks . 

Interior  Drywall  on  metal  studs  and  masonry  partitions. 

.    Suspended  acoustic  ceilings. 

Floors  Vinyl  asbestos  tile. 

Electric  Standard. 

Heating Hot  water. 

Plumbing  Standard. 

Air  conditioning  Standard. 

Miscellaneous Fully  sprinklered. 

ESTIMATED  PROJECT  COST 

Design  and  construction  $2,260,000 

Utilities  330,000 

Site  improvements  U80,000 

Total $3,070,000 
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MARYLAND  STATE  POLICE 


HOWARD  COUNTY  POLICE  BARRACKS 
Howard  County,  Maryland 

PROJECT  DESCRIPTION 

This  structure  will  be  a  two-story  building  with  full  basement  located 
in  Howard  County,  Maryland.   It  will  be  similar  to  but  smaller  than  the 
new  barracks  in  Greenbelt.   The  structure  will  contain  approximately 
10,800  gross  square  feet  of  space.   A  separate  garage  at  this  location 
will  not  be  constructed. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right..  Outline  specifications  are: 

Exterior  walls Brick  with  slag  block  backup. 

Structure Generally  wall  bearing  with  fireproof 

roof  construction  concrete  flat  surface. 

Roof Built-up  composition. 

Interior Generally  exposed  block,  painted  or 

treated  with  a  synthetic  coating. 

Ceilings Are  acoustical  except  in  detention  rooms. 

Floors Generally  vinyl  asbestos , 

Toilets,  ceramic  tile. 

Electric Standard  as  for  type  of  building. 

Plumbing Standard  as  for  type  of  building. 

Heating  and 

air  conditioning Standard  as  for  type  of  building. 


ESTIMATED  PROJECT  COST 

Construction $721;, 000 

Utilities U0,000 

Radio  Antenna  Tower 55jOOO 

Site  Improvements lUO,000 

Total $959,000 
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UNIVERSITY  OF  MARYLAND 


HUMAN  ECOLOGY  BUILDING 

University  of  Maryland 
College  Park 

PROJECT  DESCRIPTION 

This  project  consists  of  the  renovation  of  30,286  gross  square  feet  of 
space  in  the  existing  Marie  Mount  Hall  and  construction  of  a  new  facility 
of  68,100  gross  square  feet  to  function  as  a  single  facility.   The  faci- 
lity shall  contain  classrooms,  offices  and  laboratories  plus  necessary 
support  areas . 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  walls  Brick  and  block  cavity. 

Structure Steel  frame  and  concrete . 

Roof Built-up. 

Interior  Block  and  gypsum  board  partitions. 

Acoustic  ceilings. 

Floors  Resilient  type. 

Electric  Standard. 

Heating Standard. 

Pl-umbing Standard. 

Air  conditioning  Standard. 

Miscellaneous None 

ESTIMATED  PROJECT  COST 

Construction  $5,U09,000 

Utilities 121,000 

Site  improvements 16,000 

Total $5,5146,000 
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UNIVERSITY  OF  MARYLAND 


CONVERSION  OF  DINING  HALL  NO.  1 
University  of  Maryland 
College  Park 

PROJECT  DESCRIPTION 

This  project  involves  remodeling  of  the  existing  dining  hall  to  yield 
approximately  97 j 000  gross  square  feet  of  academic  space.   The  building 
will  provide  classrooms,  offices,  laboratory  and  lecture  facilities. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  walls  Existing. 

Structure Existing. 

Roof Existing. 

Interior  . New  movable  and  block  partitions. 

Acoustic  ceilings. 

Floors  Resilient. 

Electric  Standard. 

Plumbing  Standard. 

Air  conditioning  Standard. 

Miscellaneous Construction  of  an  intermediate  floor  in 

the  high-ceiling  area  of  the  dining  hall. 


ESTIMATED  PROJECT  COST 


Construction  $U, 556, 000 

Site  improvements 38,000 

Total $U, 5914,000 
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STATE  COLLEGES 


ADMINISTRATION  BUILDING 

Frostburg  State  College 
Frostburg,  Maryland 

PROJECT  DESCRIPTION 

This  new  facility  will  provide  approximately  30,000  gross  square  feet 
of  new  administration  facilities. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  in  concrete  masonry  units. 

Structure Steel  frame. 

Roof  Built-up  composition. 

Interior  Block  and  gypsum  board  partitions. 

Suspended  acoustic  ceilings. 

Floors  Resilient;  some  carpet. 

Electric  Standard. 

Heating Standard. 

Plumbing  Standard. 

Air  conditioning  Standard. 

Miscellaneous None 


ESTIMATED  PROJECT  COST 

Construction  $2,295,000 

Utilities 50,000 

Site  improvements 12^,000 

Total $2,1^70,000 
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STATE  COLLEGES 


ADDITION  TO  SERVICES  BUILDING 
Morgan  State  College 
Baltimore,  Maryland 

PROJECT  DESCRIPTION 

This  project  consists  of  an  addition  providing  approximately  37,000 
gross  square  feet  for  maintenance,  storage  area  and  offices. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.   Outline  specifications  are: 

Exterior  walls  Brick  and  concrete  masonry  units. 

Structure Reinforced  concrete. 

Roof  Flat;  built-up. 

Interior  Concrete  masonry  units  and  gypsum  board. 

Suspended  acoustic  ceiling  in  office  area; 
no  ceiling  in  warehouse. 

Floors  Resilient. 

Electric  Standard  for  type  of  building. 

Heating Standard  for  type  of  building. 

Plumbing Standard  for  type  of  building. 

Air  conditioning In  office  area  only. 

Miscellaneous None 


ESTIMATED  PROJECT  COST 

Construction $2,1^53,000 

Utilities 135,000 

Site  improvements 377,000 

Total $2,965,000 
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STATE  COLLEGES 


RENOVATION  AMD  ALTERATIONS  TO  TRUTH  HOUSE 
Morgan  State  College 
Baltimore,  Maryland 

PROJECT  DESCRIPTION 

This  project  consists  of  renovating  and  altering  Truth  House,  a  former 
dormitory  to  provide  an  additional  30,000  square  feet  of  space  for 
administration  offices  to  include  minor  alterations  to  Carter-Grant- 
Wilson  Hall. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Existing. 

Structure Existing. 

Roof Existing. 

Interior  .  ■ Gypsum  board  and  block  partitions; 

suspended  acoustic  ceilings. 

Floors  Resilient. 

Electric  Standard. 

Heating.  .  .  Standard. 

Plumbing  Standard. 

Air  conditioning  Standard. 

Miscellaneous None 

ESTIMATED  PROJECT  COST 

Construction  $1,880,000 
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STATE  COLLEGES 


RENOVATION  OF  DINING  HALL 
Towson  State  College 
Towson,  Maryland 

PROJECT  DESCRIPTION 

This  project  consists  of  the  renovation  of  approximately  14.9,300  gross 
square  feet  of  the  Newell  Dining  Hall. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Existing. 

Structure Existing. 

Roof Existing. 

Interior  Drywall  and  block  partitions . 

Suspended  acoustic  ceilings. 

Floors  Resilient  type. 

Heating Standard. 

Electric  Standard. 

Plumbing  Standard. 

Air  conditioning  Standard. 

Miscellaneous None 


ESTIMATED  PROJECT  COST 

Construction  $2,6l3,600 

(State  share  1,959,800) 
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AREAS 

BASEMENT 

3.650 

RRST    FLOOR 

22.S00 

SECOND    FLOOR 

20.4  70 

THIRD    FLOOR       (MECH.l 

2.2BO 

TOTAL 

49.300 

SO.  FT. 
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STATE  COLLEGES 


ALTERATIONS  TO  EXISTING  STUDENT  UNION 
TO  SERVE  AS  DINING  HALL 

Salisbury  State  College 

Salisbury,  Maryland 

PROJECT  DESCRIPTION 

This  project  involves  alterations  to  existing  Dining  Hall/Student 
Union  facility  so  that  the  entire  net  area  of  26,000  feet  will 
serve  as  a  Central  Dining  Facility. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Existing. 

Structure Existing. 

Roof Existing. 

Interior  Drywall  and  block  partitions; 

acoustic  type  ceilings . 

Floors  Resilient. 

Electric  Standard. 

Heating Standard. 

Plumbing  Standard. 

Air  conditioning  Standard. 

Miscellaneous Facility  presently  air  conditioned. 

ESTIMATED  PROJECT  COST 

Construction  $1,990,000 
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STATE  COLLEGES 


FINE  ARTS  CENTER 

St.  Mary's  College  of  Maryland 
St.  Mary's  City,  Maryland 

PROJECT  DESCRIPTION 

This  new  facility  will  provide  approximately  39,500  assignable  square 
feet,  to  include  classrooms,  art  and  theater  laboratories,  work  areas, 
music  practice  rooms,  faculty  offices  and  art  exhibit  area. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  and  concrete  block. 

Structure Steel  frame . 

Roof Built-up  type. 

Interior  Masonry  and  gypsum  board  partitions. 

Suspended  acoustic  ceilings. 

Floors  Resilient. 

Electric.  Standard  for  type  of  building. 

Heating Standard  for  type  of  building. 

Plumbing  Standard  for  type  of  building. 

Air  conditioning Standard  for  type  of  building. 

Miscellaneous None 


ESTIMATED  PROJECT  COST 

Construction  $5,129,000 

Utilities 266,000 

Site  improvements 152,000 

Total $5,5U7,000 
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